ITEM B-7 

OVERVIEW AND DETAIL MAPS OF FEEDER 
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SCALE: 

FEEDERS RSC, RSE & RS-T6 

CP 6249: RETROFIT POWER DISTRIBUTION NETWORK 
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HOLLYGROVI 


TIE-IN AT FACILITY 
(RSE AND RSC). 


TERMINATE RS-T6 IN 
MANHOLE FOR FUTURE 
CONNECTION. 


END INSTALLATION, 


INSTALL CONDUCTORS IN 
EXISTING CONDUIT 
(RSE). 


OAK STREET 
PUMP STATION 


INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT 
(RS-T6). 


GENERAL OGDEN ST. 


INSTALL NEW DUCT 
BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN 
NEW CONDUITS (RSC). 
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j-flll SEWERAGE AND WATER BOARD OF NEW ORLEANS 
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SCALE: 

FEEDERS 202, 302 & 

NEW CFC TO PFC 

SHEET LAYOUT PLAN 

CP 6249: RETROFIT POWER DISTRIBUTION NETWORK 
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POWER 

HOUSE 


MONROE ST 


INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202, 302, AND NEW CFC TO 
PFC). 


FUTURE SWITCHGEAR 
TO BE INSTALLED BY 
CONTRACT 1370 


CHANGES TO DUCT BANKS AT INTERSECTION OF CLAIBORNE AND 
EAGLE TO BE MADE AS PART OF CLAIBORNE SELA PROJECT 
(SEGMENT 1). 


PLANT 

FREQUENCY 

CHANGER 

BUILDING 


INSTALLATION OF THE FOLLOWING FEEDERS MAY NOT BEGIN UNTIL 
AFTER SELA WORK IS COMPLETED: 

202, 302, 416, 506, AND NEW CFC TO PFC 


BEGIN INSTALLATION. 
TIE-IN AT FACILITY (CFC) 
TERMINATE CFC IN 
MANHOLE FOR FUTURE 
CONNECTION 


LEONIDAS ST 
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1 BEGIN INSTALLATION. 


TIE-IN AT FACILITY (202 
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AND 302) 




SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK &VEATCH PROJECT NO.: 180603 



FEEDER 202/302/ 
NEW CFC TO PFC 
SHEET 1 OF 5 
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EXISTING MANHOLE. 
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INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202 AND 302). 
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INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202, 302, AND NEW CFC TO 
PFC). 


INSTALL NEW DUCT BANK (6 
CONDUITS). 




INSTALL CONDUCTOR IN 
NEW CONDUIT (NEW CFC TO 
PFC). 
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-IN AT FACILITY 


INSTALL NEW 
MANHOLE. 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 202/302/ 
NEW CFC TO PFC 
SHEET 2 OF 5 









































































PROPOSED 506 ALIGNMENT. I 
SEE 506 MAPS. 


EARHART BLVD 


EXISTING MANHOLE 


[ INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202 AND 302). 


506 EXISTING ALIGNMENT 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK &VEATCH PROJECT NO.: 180603 



FEEDER 202/302 
SHEET 3 OF 5 
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INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202 AND 302). 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 202/302 
SHEET 4 OF 5 


























































INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202 AND 302). 


TIE-IN AT FACILITY (2 
LOCATIONS). 


END INSTALLATION 


INSTALL CONDUCTORS IN 
EXISTING SPARE CONDUITS 
(202 AND 302). 


- n -'—- 

75 

4*-J> 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 202/302 
SHEET 5 OF 5 
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DRAINAGE PUMPING STATION 


RAW WATER PUMPING STATION 


SEWAGE PUMPING STATION 


FEEDER No. RS-T6 


FEEDER No. RSC 


FEEDER No. RSE 


FEEDER No. CFC 
CARROLLTON FREQUENCY TO 
PLANT FREQUENCY 


FEEDER No. 406 

FEEDER No. 202 

FEEDER No. 506 


FEEDER No. 404 (PARTIAL) 


FEEDER No. 416 (PARTIAL) 


FEEDER No. 302 


SEWERAGE AND WATER BOARD OF NEW ORLEANS 
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SCALE: 

FEEDER 406 

CP 6249: RETROFIT POWER DISTRIBUTION NETWORK 

lIlvUIl 


N.T.S. 

SHEET LAYOUT PLAN 
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INSTALL NEW DUCT BANK (6 CONDUITS). 
INSTALL CONDUCTOR IN NEW CONDUIT. 


INSTALL NEW DUCT BANK (2 CONDUITS) 
INSTALL CONDUCTOR IN NEW CONDUIT. 
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BEGIN INSTALLATION. 
TIE-IN AT FACILITY. 
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24 EXISTING ALIGNMENT. SEE 
24/224 MAPS. 
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224 EXISTING ALIGNMENT 
24/224 MAPS. 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 406 
SHEET 1 OF 4 






































































































SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 406 
SHEET 2 OF 4 




























































SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 406 
SHEET 3 OF 4 


































































412 EXISTING ALIGNMENT. 
'SEE 312/412 MAPS. 


312 EXISTING ALIGNMENT. 
SEE 312/412 MAPS. 


506 EXISTING ALIGNMENT. 
SEE 506 MAPS. 


508 EXISTING ALIGNMENT, 
SEE 408/508 MAPS. 


INSTALL NEW DUCT BANK (2 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


N. BROAD ST. 
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408 EXISTING ALIGNMENT. 
iSEE 408/508 MAPS. 


/ / 

r- 

\ 

% 

3* Jr. 

^ , ,.L 

1Ldhffl 

TIE-IN AT FACILITY. 

END INSTALLATION. 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 406 
SHEET 4 OF 4 
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DRAINAGE PUMPING STATION 


RAW WATER PUMPING STATION 


SEWAGE PUMPING STATION 


FEEDER No. RS-T6 


FEEDER No. RSC 


FEEDER No. RSE 


FEEDER No. CFC 
CARROLLTON FREQUENCY TO 
PLANT FREQUENCY 


FEEDER No. 406 

FEEDER No. 202 

FEEDER No. 506 


FEEDER No. 404 (PARTIAL) 


FEEDER No. 416 (PARTIAL) 


FEEDER No. 302 


SEWERAGE AND WATER BOARD OF NEW ORLEANS 

Tnnnn 

jL 

SCALE: 

FEEDER 506 

CP 6249: RETROFIT POWER DISTRIBUTION NETWORK 
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N.T.S. 

SHEET LAYOUT PLAN 






















































































POWER 

HOUSE 


CHANGES TO DUCT BANKS AT INTERSECTION OF CLAIBORNE AND 
EAGLE TO BE MADE AS PART OF CLAIBORNE SELA PROJECT 
(SEGMENT 1). 


* INSTALLATION OF THE FOLLOWING FEEDERS MAY NOT BEGIN UNTIL 
AFTER SELA WORK IS COMPLETED: 

- 202, 302, 416, 506, AND NEW CFC TO PFC 


MONROE ST 


INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT. 


BEGIN INSTALLATION 


PLANT 

FREQUENCY 

CHANGER 

BUILDING 


TIE-IN AT FACILITY. 


LEONIDAS ST 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK &VEATCH PROJECT NO.: 180603 



FEEDER 506 
SHEET 1 OF 10 









































































































EARHART BLVD 


INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT. 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 506 
SHEET 2 OF 10 



















































MATCHLINE SHEET 2 


INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT. 


INSTALL NEW DUCT BANK (4 
CONDUITS). 


4 * *4 


S. CARROLLTON AVE 


INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


506 EXISTING ALIGNMENT 


CONNECT TO EXISTING 
MANHOLE. 


202/302 ALIGNMENT. SEE 
202/302 MAPS. 


SWBNO RETROFIT POWER PLANT PROJECT HMGP 


BLACK &VEATCH 

Building a world of difference. 


WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 


BLACK & VEATCH PROJECT NO.: 180603 











































































































SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 506 
SHEET 4 OF 10 




















































































S. CARROLLTON AVE 


INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 




SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK &VEATCH 

Building a world of difference," 


1 inch = 150 feet 


FEEDER 506 
SHEET 5 OF 10 






















































INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


N. CARROLLTON AVE 




SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK & VEATCH 

Building a world of difference," 


1 inch = 150 feet 


FEEDER 506 
SHEET 6 OF 10 

































































INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


INSTALL CONDUCTOR IN NEW CONDUIT. 


N. CARROLLTON AVE 
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WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 
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Building a world of difference," 


1 inch = 150 feet 


FEEDER 506 
SHEET 7 OF 10 







































































IREMOVE EXISTING CONDUCTOR AND 
INSTALL NEW CONDUCTOR IN EXISITNG 
CONDUIT. 


INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK &VEATCH 

Building a world of difference." 


1 inch = 150 feet 


FEEDER 506 
SHEET 8 OF 10 
































































INSTALL NEW DUCT BANK (4 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK &VEATCH 

Building a world of difference," 


1 inch = 150 feet 


FEEDER 506 
SHEET 9 OF 10 
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ITIE-IN AT FACILITY. 


END INSTALLATION 


INSTALL NEW DUCT BANK (4 
CONDUITS). 


INSTALL CONDUCTOR IN NEW 
CONDUIT. 
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BLACK & VEATCH PROJECT NO.: 180603 
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Building a world of difference." 


1 inch = 150 feet 


FEEDER 506 
SHEET 10 OF 10 
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DRAINAGE PUMPING STATION 


RAW WATER PUMPING STATION 


SEWAGE PUMPING STATION 


FEEDER No. RS-T6 
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CARROLLTON FREQUENCY TO 
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FEEDER No. 406 

FEEDER No. 202 
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FEEDER No. 302 
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SCALE: 

FEEDER 404 
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SPLICE TO EXISTING FEEDER. COORDINATE WITH 


ONGOING CONST FOR ACCESS TO PERDIDO ST. 


INSTALL NEW MANHOLE. END INSTALLATION 


mm- 


404 EXISTING ALIGNMENT 
ITO BE ABANDONED 


INSTALL NEW DUCT BANK (2 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUITS. 


BEGIN INSTALLATION. 

SPLICE TO EXISTING FEEDER. 
INSTALL NEW MANHOLE 


INSTALL NEW DUCT BANK (2 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUITS. 


JACK AND BORE 15" CASING PIPE 
AND CONDUITS (2 CONDUITS). 


INSTALL CONDUCTOR IN NEW 
CONDUIT. 



SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 404 
SHEET 1 OF 1 
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LEGEND 

DRAINAGE PUMPING STATION 


RAW WATER PUMPING STATION 


SEWAGE PUMPING STATION 


FEEDER No. RS-T6 


FEEDER No. RSC 


FEEDER No. RSE 


FEEDER No. CFC 
CARROLLTON FREQUENCY TO 
PLANT FREQUENCY 
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FEEDER No. 416 (PARTIAL) 


FEEDER No. 302 
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SCALE: 

FEEDER 416 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 



FEEDER 416 
SHEET 1 OF 4 


























































































INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT. 


INSTALL CONDUCTOR IN 
EXISTING SPARE CONDUIT. 


416 EXISTING ALIGNMENT 


CHANGES TO DUCT BANKS AT INTERSECTION OF CLAIBORNE AND 
EAGLE TO BE MADE AS PART OF CLAIBORNE SELA PROJECT 
(SEGMENT 1). 


INSTALLATION OF THE FOLLOWING FEEDERS MAY NOT BEGIN UNTIL 
AFTER SELA WORK IS COMPLETED: 

202, 302, 416, 506, AND NEW CFC TO PFC 
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SWBNO RETROFIT POWER PLANT PROJECT HMGP 


WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 



BLACK & VEATCH PROJECT NO.: 180603 


BLACK &VEATCH 

Building a world of difference," 



FEEDER 416 
SHEET 2 OF 4 


































































































MINSTALL CONDUCTOR IN EXISTING SPARE 
CONDUIT. 


MONTICELLO AVE 




(asphalt) 


SPLICE TO EXISTING 416. 


ND INSTALLATION 


SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK &VEATCH 

Building a world of difference," 


1 inch = 150 feet 


FEEDER 416 
SHEET 3 OF 4 


416 EXISTING ALIGNMENT 


416 EXISTING ALIGNMENT 




































































(SPLICE TO EXISTING 416 AT MH 


END INSTALLATION 


416 EXISTING ALIGNMENT 


I NSTALL NEW DR I DOE CROSS I NG 


I NSTALL CONDUCTOR I N NEW BR I DGE CROSS I NG. 

INSTALL CONDUCTOR IN EXISTING SPARE CONDUIT 


I NSTALL NEW DUCT B ANK (2 CONDU ITS- ) : 


I NSTALL CONDUCTOR I N NEW CONDU I T. 


INSTALL CONDUCTOR IN EXISTING 
SPARE CONDUIT 


BEGIN INSTALLATION THIS 
SEGMENT 


SPLICE TO EXISTING 416. 


(asphalt) 


INSTALL NEW DUCT BANK (2 CONDUITS). 


INSTALL CONDUCTOR IN NEW CONDUIT. 


416 EXISTING ALIGNMENT 


SWBNO RETROFIT POWER PLANT PROJECT HMGP 

WORK PACKAGE NO. 3: RETROFIT POWER DISTRIBUTION NETWORK 

BLACK & VEATCH PROJECT NO.: 180603 


BLACK & VEATCH 

Building a world of difference," 


1 inch = 150 feet 


FEEDER 416 
SHEET 4 OF 4 













































































